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Copy 

3 October 1963 


MEMORANDUM FOR: Deputy Director {Science end Technology) 
SUBJECT : Daily Activity Report - 3 October 1963 


1. Mission Statue 


a. IDEALIST - The detachment* at | I 

are presently on standby as Is the one at Edwards Air Force Base, 
California. 
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b. BRASS KNOB - One mission #3738 was flown on 2 October 1963 
which was 35% successful with no reaction. 


SHMCCORONA/ J mission #1002-2 was reported normal on Revolution 
#142. It was still deactivated. The next briefing will be at 04/ 0100Z. They 
expect a probable reactivation at next briefing. 


2. OXCART Flights, 2 October: 

a. Aircraft #124: Flight 145, duration - 1:59 hours, program - air 
refueling training. 

b. Aircraft #125: Flight 17, duration - 30 minutes, program - 
functional check flight. 


c. Aircraft #126: Flight 22, duration - 1:41 hours, program - ARC-50 
and INS* 


3. OXCART Status, 2 October: 

a. Aircraft #121: Air inlet duct modification for further definition 
of propulsion matching requirements. 
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b. Aircraft #122: Airframe acce«»ory remote gearbox and 
hydraulic system maintenance. 

c. Aircraft #127: Waiting fin*. 

d. Aircraft #128: Preflight - new metal fin* installed, 
c. Aircraft #129: Final assembly. 
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